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AD MIN 1ST RATION ESPOET 


OF THE 

PUBLIC WORKS DEPARTMENT, RAJPUTANA, 
FOR THE YEAR ly 15-16. 


jR E VENUE. 


The total Public Works Revenue, inclusive o£ Military, amounted to 
Rs. 3r»,4.Jl as detailed below : — 


XXX. — Minor Work's and Navigation 

XX XI. -Civil Works 

XXXIV.— Military Works 


... Rs. 36,907 
... „ 16,423 
... „ 2,111 


Total, Revenue ... Rs. 35,441 


The revenue under Minor Works and Navigation is realised from the 
levy of water rates and sale of water in Government tanks in A j mer-Merw ara, 
for which Capital and Revenue Accounts are kept, and that under Imperial 
Civil and Military Works consists of rents of buildings and sales of old 
materials, tools and plant, e( c. The receipts under Minor Works and Naviga- 
tion were below the average, mainly due to the failure of the monsoon to fill 
the tanks. 


Expenditure. 

2. The total expenditure of Public Works during the year amounted to 
Bs. 7,70,022 as noted below : — 


Fund Heads. 

mn 

Expenditure 

in 

England. 

Total. 

Imperial. 



• Us. 

Rs. 

33. — Famine Relief Works 

85. — Construction of Protective Irrigation Works 
43. — Minor Works and Navigation 

45. — Civil Works 

47. — Military Works... 

31,862 

5,219 

66,656 

4,00,599 

23,287 

37,152 

81,862 

5,219 

60,656 

4,37,751 

23,287 

local hinds and Contributions. 





Local Funds — Civil Works 

“““■(Xtb ::: 

f • • 

• • • 

35,085 

3,60,940 

32,216 


85,0S5 

1,66,94(5 

12,216 

Tal-avi Advances. 





Irrigation W orks 

... 




Grand Total 

i4* 

• • • 

7,41,870 

87,152 

7,79,022 
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47. — IMPERIAL MILITARY WORKS. 

Mujtaet Buildings and Roads. 


3. The expenditure on Original Worts and on Repairs was Rs. 2,721 
and Rs. 11,998, respectively. 

The following Original Minor Works, exceeding Rs. 500' each, were 
carried out, or were in progress, during the year : — 


XI. — Supply and Transport Corps 1 for fa . — 

(1) Re-roofing the Supply and Transport lines with 
corrugated iron sheets at Abu Eoad 


Etti noted 

CC't, 

Rs. 


Expenditure 
during 19 


Es. 


1,9 1 0 1 ,21 2 In progress. 


TIL — Staff and miscellaneous holdings.— 

(2.) Constructing a gymnasium for the Abu Lawrence 

School ... ... ... ... 7,977 7,955 Completed. 

(Contributional.) 

(3) Constructing a retaining wall in the play-ground 

of the Abu Lawrence School ... ... 1,G7C 3,711 do. 


(4) Providing wire gauze shutters to the doors anti win- 

dows of the dining room and dormitories of the 

Abu Lawrence School ... ... 1,319 1,402 In progress. 

(Contributional.) 

(5) Constructing a fuel and rickshaw shed in the Abu 

Lawrence School ... ... ... 1,()7G 1,1G7 Completed. 

(Contributional.) 

Ko Major Works were carried out during the year. 


IMPERIAL CIYIL WORKS. 

Civil Buildings. 


4. The expenditure on Original Works and on Repairs, Civil Buildings, 
was Rs. 70,224, and Rs. 36,798, respectively. 

The following Original- Works, exceeding Rs. 500 each, were carried out, 
or were iu progress, during the year : — 

EstinrtcJ TxjmSitvre 
coit, during IDlS-lG. 

Rs. Rs. 

Posts and Telegraphs . — 


(1) Constructing a new Post and Telegraph Office at 
Nasirubad ... 

S,750 

577 

Completed. 

(2) Additions and alterations to the Beawar Post Office 

1,037 

121 

do. 

(3) Rc-roofing Post Office at Abu Road ... 

919 

91G 

do. 

Admnistrat ion . — 

(4) Laying plain galvanized iron sheets under tho tiles 
in the ante-room in the Residency at Abu 

858 

753 

Completed. 

(5) Levelling the Residency Lawn, Abu .. 

045 

G49 

do. 

(G) Constructing a fuel shed -in the Abu Residency ... 

752. 

758 

do. ' 

(7) Constructing a gardener's shed in the Abu Res- 
idency 

615 

645 

do. 

(S) Providing drains and zenana latrines in the chap- 
rassi lines, Abu 

1,282 

672 

do. 

Minor Departments. — [Monuments and antiquities ). — 

(9) Providing an enclosure wall to Abdulla Khan's 
tomb at Ajmer 

(10) Excavations in the Aralii-d in-ha Jhonpra Mosque, 
Ajmer 

1,499 

• 977 

In progress. 

'500 

490 

Completed. 


Educational , — 


*(11) Improving th'e drainage' of the roof bn the south- 
west side of the Abu High School ... ... 760 7G6 Completed. 

(12) Government High School at Ajmer ... 4,980* do. 

(13) Improvements to the water-supply of the Govern- , 

ment College at Ajmer ... ... 2,202 268 do. 


* .Represents cost of loud erroneously debited to tho Government High School. Necessary adjustment 
made in tho Estimate for acquisition of land [vide item 8 of Public Works Department Administra- 
tion Report for 1914-15, §4) during August, 1916. 



Xftim ated Tr?‘v V hire 
eoft, i iurirj 

Its. Its. 

« 

J a ic twJ •'V'/’Av.— ■<■ 

(1*1) Additions and alterations to tlic Tahnil at Tndgarh 5.242 53 Completed. 

(15) Ailin' ions and alterations to the record room (Eng- 

li'-li niHe-) the Evtra As-dslant Comnt: •'■nncr's 

office ,;i Ue.u'ar ... ... ... 3,100 3,536 do. 

(16) Providing recird rail's in Civil Court, Ajmer ... 1,765 578 do. 

(17) ri*: : nu ij::p.iTidctl metal to the verandah openings 

at t aelio i i«» the Dit* lief Court, Ajmer ... 1,008 981 do. 

(18) pri'vi.ih.ir wooden aim null.-, in the Extra Asvstant 

Ov.-mniif-ioncr’s Court, at Eeawar ... ... 515 543 do. 

i 

Jails .— 

(10) I’d ty works carried out in the Central Jaii, Ajmer 1,942 2,002 do. 

pr . Htc . — 

(20) Additions and alterations fo Pafwnris School, No. 

], fu adapt, it for Treasury guard family quarters 

at B'-awar ... ... ... 4,413 3,094 Completed. 

(21) Constructing a 1st class police station at Eeawar, 27,074 19,693 In progress. 

(22) Improvements to the police lines at Dcesa ... 1,040 1,075 Completed. 

(23) Constructing a new police outpost at Deoli ... 12,524 7,620 In progress. 

(21) Additions and alterations to constables’ family 

quarters in police stations in the Nasirabad Sub- 
division ... ... ... ... 1,473 1,220 do. 

(25) Improvements to the police station af Kekri ... 1,243 1,286 Completed. 

(20) Substituting old masonry latrines by iron ones in 

th<' pilico station at Ajmer ... ... 696 706 do. 

(27) Additions and alterations to the old police outpost 

at Tlarmara ... ... ... 598 606 do. 

(2S) Providing record racks for the office of the Su- 
perintendent of Police, Ajracr-Murwaru ... 555 486 do. 

(29) Adding a quarter and providing compounds to the 

ev.iht.ing quarter? Cor Police in (late) Chief iled- 

ioal Officer’s office compound at Abu ... 915’ S94 do. 

Jltdical.— 

(30) Additions and alterations to the Sub-Assistant 

Surgeon’s quarters at Kotra ... ... 736 184 In progress. 

Miscellaneous . — 

(31) . Constructing a civil Inspection House at Ajmer 16,702 — 1 Completed. 

(32) New sheds and roads in the Public Works Depart- 

ment store-yard at Ajmer ... ... 1,431 1,279 do. 

(33) Additions and alterations to the Public Works De- 

’ parlment store at Kekri ... ... 1,248 1,267 In progress. 

(34) Metalling approach road to Public Works Depart- 

ment store, Beawar ... ... ... 820 374 do. 

(35) Conversion of 2 out-liouses of the Public Works 

Department Establishment quarter, No. IV, at 

Abu into a quarter for a Sub-ovcrscer ... 1,176 1,196 Completed. 

Communications — Imperial, Oivii.. 

G. The expenditure on Original Works and Repairs was Rs. 41,305 and 
Rs. 1,42,131. 

The important Original Works carried out, or in progress, during the 
veai’, are noted below : — 

coit. durivj 

Its, Its. 

(1) Widening berms of Nasirabad-Deoli Road ... 11,794 2,023 Completed. 

■(2) Widening the metalling in miles 2, S, and 4 of 

Ajmer- Jaipur Road ... ... ... 11,041 1,618 do. 

(3) Additions and alterations to Public Works Depart- 
ment Inspection House at Ajmer ... ... 4,931 4,981 do. 

■ (4) Increasing tbo width of metalling on the ghat 

portion of the A jincr-Puslikar Road ... 4,926 S,226 

(5) Widening mile 5 of the Ajmer- Jaipur Road ... 8,419 1,668 


do. 

do. 



( 6 ) 

(?) 

(S) 

( 9 ) 

( 10 ) 

( 11 ) 

(3 a) 

(18) 

(14) 

(15) 

(16) 

(17) 

(18) 

(19) 

( 20 ) 
( 21 ) 
( 22 ) 
(28) 

(24) 

(25) 


Providing increased ont-bouse accommodation for 
Bari Inspection Bungalow 

Widening berms in miles 2, 8, 4 , and 5 of tbe 
Ajmer-Jaipur Hoad ' ... 

Additions and alterations to Go el a Inspection 
Bungalow- 

Widening miles 7 & 8 of the Ajmer-Pusbkar Road 

Furniture required for road Inspection. Bungalows 
in Ajmer-Menvara 

Widening bends in mile 4 of tbe Ajmer-Pusbkar 
Road 

Widening portion of mile 17 of tbe A jmer-Jaipnr 
Road 

Paving road dam in mile 21 furlong C of tbe Ajmer- 
Jaipur Road 

Providing drop wall fo causeway in miles 25 and 
2G of the Nasirabad-Neomucb Road 

Constructing a culvert in mile 22 furlong 6 of tbe 
Beawar-Dawair Road 

Constructing parapot wall in mile 42 Ajmer- Bea- 
war Road ... 

Constructing parapet wall on miles 21, 22, and 23 
of tbe Beawar-Dawair Road 

Providing furniture and crockery in tbe Beawar 
Inspection Bungalow 

Cutting off corners on tbe Beawar-Dawair Road, 
Section Jawaja to Jessakbera 

Rebuilding a culvert in mile 4 furlong 2 of the Abu 
Cart Road 

Rebuilding a culvert in mile 3 furlong 4 of tbe 
Abu Cart Road 

Constructing parapets on approaches to tbe Rajwara 
Bridge over the Banas, Abu Cart Road 

Constructing parapet walls in 10th mile of tbe Abu 
Cart Road ... ... . 

Constructing parapet walls in mile 11 of tbe Abu 
Cart Road 

Digging a well in tbe 2nd mile of tbe Erinpura 
Cart Road 


EstinotiJ 
cost . 

Rs. 

Expenditure 
dt,rtitg J 0/5*1 <J, 

Rs. 

2,997 

2,143 

Completed. 

2,7G7 

1,180 

do. 

' 2,G04 
1,808 

2,055 

3,000 

In progress. 
Completed. 

1,768' 

-87 

do. 

1,733 

144 

do. 

1,034 

529 

do. 

983 

891 

do. 

767 

492 

do. 

9GS 

S25 

do. 

1,503 

1,544 

do. - 

£,2S0 

2,387 

do. ' 

7G6 

S34 

do. 

6,953 

1,711 

do.- 

3,253 

1,275 

In progress. 

1,SG2 

1,S76 

do. 

718 

773 

Completed. 

1,545 

997 

In progress. 

1,545 

912 

do. 

957 

823 

Work closed. 


4-3.— MINOR WORKS AND NAVIGATION. 

6. The expenditure -under this head for Works and Repairs,' including 
Establishment and Tools and Plant, was Rs. 66,656, and it was chiefly due to 
expenditure incurred in the repairs and maintenance of Government tanks in 
Ajmer-Merwara. 

The following is a list of the Original Works carried out, or in progress, 
during the year : — 

Revenue Woeks. 


Main canals and Iran dies — Tanks and reservoirs. — 

Estimates 

eojt. 

Rs. 

TxyerSittire 
during 191&-16. 

Rs. ' 


(1) 

Reconstructing wing walls and sluice of Bbagwan- 
pura K ham Bala Tauk, No. 21/44, in tbe Beawar 
Sub-collectorato 

3,103 

1,106 

Completed. 

(2) 

Constructing a new duct channel of Lotiana old 
Tank, No 91/390, in Beawar Sub-rollectoratc ... 

961 

915 

do. 

(3) 

Improving Jbuntra Tank, No. 91, at J bunt rain Tod- 
garli Sub-collectorate ... • ... ... 

3,410 

1,402 

do. 

(4) 

Constructing a new weir of Asan Naliwala Tank, 
No, 147/36S, in Beawar Sub-collectorate 

3,016 

786 

do. 

(5) 

Constructing a sluice of Barjalia Tank, No. 5/70, 
Todgarb Sub-colleotorate 

1,107 

939 

do. 

(6) 

Strengthening- Chandolai Tank, No. 26/184;, at 


J 


Chandolai in Ajmer Sub-collectorate * ... 

•4,535 

2,391 

In progress/ 

(7) 

Strengthening Dabrela Tank, No. 29/214, in the 
Ajmer Sub-collectorate 

2,375 

3,682 

do. 

(3) 

Restoring Kaklana Tank, No. 4S/819 in tbe -Ajmer, 
Sub-collectorate 

2,032 

1,458 

do^ 

• (») 

Constructing culverts on tbe Sboela duct of Barole 
New Tank, Ajmer Sub-collectorate ... 

611 

510 

Completed, 
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EetinaleS T*r™ h'ivrfi 
ro t. d: r:rg 1915-1$. 

Main can ah and branches — Buildings. — Rs. Its. 

(10) Constructing a subordinate's rest lint at Bagar ... 95S S9S Completed, 

(i 1 ) Additions and alterations to Bliim Inspection Bun- 
galow ... ... ... ... 2,0*0 3,SS7 do. 

(12) Consolidation o£ approaclies to Jawaja Inspection 

Bungalow ... ... ... ... 010 6SG do. 

(IS) Supply of furniture and crockery in Irrigation 

Bungalows in Menvata Sub-division . ... 1,320 22 do. 


So. — PROTECTIVE IRRIGATION WORKS. 


7. The expenditure under this head was Rs. 5,219 on the works noted 
below : — 

Eetiirnted Expenditure 
C 0 i{. during 1915-16. 

Preliminary expenses — Rs. Rs. 


(1) Survey of famine projects in Ajmer-Merwata ... G,290 

(2) Taking river discharge observations in Ajmer- > 5,219 

Mcrwara ... ... ... ... 884 j 


33.— E AMINE RELIEF WORKS. 

8. The expenditure under this head was Rs. 31,862. The following are 
the works, exceeding Rs. 600 each, which were carried out, or were in 
progress, during the year : — 

Estimated , Expenditure 
cost . during 1915-16. 

1 Rs. Rs. 

(1) Strengthening Thnni Thalc Tank, No. 160/39, in 

Beawar Tahsil ... ... ... 2,102 8,745 In progress. 

(2) Strengthening Borka Tank, No. 88/139, in Beawar , 

Tfflhsil ... ... ... ... 3,470 4,534 do. 

(3) Strengthening Basai Tank, No. 18/23, in Beawar 

Tahsil ... ... ... ... 5,079 5,605 do. 

(4) Strengthening Baria-ka-Ganwai Tank in Beawar 

Tahsil ... ... ... • ... 2,819 320 do. 

(5) Strengthening and improving Andhi-Deori-Ganw- 

ka Tank in Beawar Tahsil ... ... 5,858 2,599 do. 

(6) Strengthening and improving Bataora Tank, No. . 

1-12/110, in Beawar Tahsil ... ... 2,918 ' 1,488 do. 

(7) Raising and improving Nil-ki-Nadi Tank, No. 

55/553, in Ajmer Snb-collectorate ... ... 18,039 100 Closed. 

(S) Strengthening Pbulsagar and Jhillar Tank, No. 

77/S92 and 77/898, in Ajmer Sub-collectorate ... 1,523 3,281 do. 

(9) Metal collection on the Bea war-Da wa\r Itoad ... 50,213 9,914 In progress. 

Local Eunds .and Contributions. 


9. The expenditure under this head, including Establishment and Tools 
and Plant charges, was Bs. 35,085 and R,s. 1,79,162, respectively. 

The following Original Works and Repairs were carried out, or were 
in progress, during the year : — 


Contributional Works . — 

(1) Water-supply soheme at Beawar ... * 

(2) Bhaonta water-supply scheme for Ajmer ..J 

(3) Constructing a Female Mission Hospital at Ajmer 

(4) Additions to the Female Mission Hospital, Ajmer 

(5) Constructing a prayer-room in the "Women’s Hos- 

pital at Ajmer 

(G) Constructing a batadari for the Darga Khwaja 
Sahib at Ajmer in commemoration of the visit of 
Her Majesty the Queen Empress ... ... 

(7) Constructing the Husband Memorial High School, 

Ajmer ... 

(8) Replacing wire gauze doors and windows to the 

^ Dak Bungalow at Ajmer 

Excluded local hinds — 

(9) Improving District Fund Roads (Ajmer-Srinagar 

and Nasirabad-Srinagar Roads) 

(10) Building a culvert on the Bandanwara-Masuda 
Road, mile 11, furlongs 7 to 9 


Estimated 

cost. 

Rs. 

Expenditure 
during 1915-16. 

Its. 


77,679 
5,19,462 
■ 50/222 
2,30S 

1,067 

58,391 

27,375 

71 

Completed. 
In progress, 
do. 
do. 

823 

517 

do. 

4,206 

1,199 

Completed. 

50,658 

35,000 

In progress.' 

1,225 

62 

do. 

5,485 

2,418 

do. 

2,583 

1,022 

do. 
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Miscellaneous Public Improvements. 

' . 10. No expenditure from Imperial Funds was incurred under this Lead, 
but Us. 1,04,874* was spent from contributions on both Works and Bepairs. 

Establishment. 

11. The establishment charges for the year amounted to Bs. 1,42, 664 as 
detailed below, or 32-84 per cent, upon the outlay on Works and Bepairs 
(excluding outlay on which establishment charges were specially exempted 
or were not leviable under the rules contained in paragraph 1885-IX, P. W.D, 
Code, Yol. II), as against 27‘79 per cent, in the previous year and 26 - 76 per. 
cent, the year before : — 


Fund and Major Head. 

i 

Outlay on "Works 
and Repairs on 

I which percent- 
age is charged. 

o £7 

II 

Charges 
for Establish- 
ment. 

Percentage for Estab- 
lishment upon the outlay 
on Works and Repairs. 

1915-16. 

1914-15. 

Imperial. 

Bs. 

Bs. 



Minor Works and Navigation 

45,165 

18,692 

41-39 

■P!»v j* 

Military Works 

11,365 

4,704 

41*39 


Civil Works 

2,80,151 

1,16,591 

41-62 


Local Fund and 





Contributions. * 





Local Civil Works 

28,526 

6,132 

21-5 

' 21-5 

Contribution Works — Civil... 

68,876 

- 3,555 

21-6 

21-67 ' 



= (14,813 





-18,368)* 



Takavi Advances. 


I 



Irrigation Works 


1 

% » • 

• • ■ 

* • « 

Total 

4,34,081 

1,42,564 j 

32-84 

2779 


*Rs. 18,868 represents an adjustment relating to 1914-15. 


The percentage falls to 30-7 per cent, if the following expenditure, 
specially exempted from the supervision charges leviable by the Public 
Works Department, were included in the above figures of actual outlay on 
which the percentage of establishment charges is calculated : — 


(1) Water-supply scheme at Beawar ... ... Bs. T,067 

(2) Constructing a Female Mission Hospital at Ajmer ... „ 27,376 

(3) Additions to the Female Mission Hospital at Ajmer ... „ '71 

(4) Constructing a prayer room in the Women’s Hospital 

at Ajmer ... ... ... . ... „ 617 

(5) Constructing a baradari in Durga Khwaja Sahib at 

Ajmer in commemoration of the visit of Her Majesty 

the Queen Empress ... ... ... „ 1,199 


Total ... Bs. 30,229 


Tools and Plant. 

12. The charges during the year on account of Tools and Plant amount- 
ed to Bs. 14,327, as detailed below, or 3’30 per cent, upon the outlay' on Works 
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and Repairs (excluding outlay on which, charges for Tools and Plant were not 
permissible) : — 


Fnnrl and Major Head. 

1 

Outlay on Works 
and Repairs on 
which percent- 
age is charged. 

.. 

1 

i 

Charges for 
Tools and 
Plant. 

Percentage , 
for Tools 
and Plant 
upon the 
outlay on 
Works and 
Repairs. 

IlIPEKI.lL, 

Minor Work? and Navigation 

m m • 

Rs. 

45,165 


1-6 

Military Works 

* « • 

11,865 


1*6 

Givi! Works 

• • • 

2,80,151 


4-45 

Local Rends and Contrtbdtions. 

Local Civil Works 

28,525 

428' 

1*6 

Contribution Works — Civil 

• • 0 

68,875 

1,033 

-) 1*5 

Takayi Advances. 
Irrigation Works 


« « • 

(&) 797 
(c)— 1,281 

• m4 

1 

Total 

• M 

4,84,081 

14,327 

3*30 


(n) Rs. 30 excess levied will be adjusted in 191G-17. 

Us. 797 teprosfcnts actual expenditure on repairs and carriage. 
(«■) 11s. 1,2S1 represents an adjustment relating to 1914-15. 


Personnel. 


13. Mr H. C. Sanders, Superintending Engineer, continued to hold the 
appointment of Superintending Engineer, Itajputana, and Secretary to the 
Local Administration in the Public Works Department during the year under 
review. 

On the 27th January 1910, Mr R. Gadsby, Assistant Engineer, took 
over charge of the Ajmer Division from Mr R. E. Roberts, Executive Engineer, 
on the latter’s appointment to the Indian Army Reserve of Officers. 

Rai Bahadur Chhutan Lai, Executive Engineer, continued to hold 
charge of the Mount Abu Division during the year 1915-16. 

14. The usual appendices showing the length of roads maintained during 
the year, and furnishing details of the expenditure incurred under the various 
finance heads are attached. 

15. A map of the province and a diagram showing the expenditure are 
also appended. 


H. C. SANDERS, 

Secretary to the Jlon’hlc the Agent to the Governor-General , 

liajjmtana, and Chief Commissioner, Jj mcr- Merwara, 

in the Public Works Department . 
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APPENDIX A. 

Statement shotting the length of Metalled and Unmet oiled Hoads in the 
T nolle Works Department, Rajput etna, during the year 1915-16. 


Name of division 

District and Native 
States. 

I.ViTi.lAL 

Roves. 

JDlSTIiTCT 

Boaiid Roads. 

Total Mileage 

MAINTAINED. 

O 

CJ 

Vh 

r<* 

« 

5 

1? 

o 

g 

5 

p 

3 

"o 

WH 

fr 

*■3 

O 

13 

43 

0 

1 

P 

o 

13 

•p 

£ 

* 

« 

*4-3 

§ 

a 

P 

1 

o 

3 

d. 

5 

G 

a 

S 

V 

Ajmer Division* 

Mount Aim Division" ... 

C Ajmer ...") 

\ Kisliangavh ... / 

1 Jaipur ... f 

(.Mewar ... J 

fMenvara ...'t 

Mount Abu ... 

-j Sirolii ... - 

j Deesa 

1 Manvar ...J 

Total ... 

Miles. 

173 

93 

Miles. 

97 

120 

Miles. 

d3 

• •• 

Miles. 

GD 

S3 

Miles. 

31G 

93 

Miles. 

16G 

208 

i 

3G5 

217 

d3 

157 

SOS 

37d 


•See detailed ttalemeat on reverse. 




















STATEMENT I. 

Statement showing the length of Metalled and Unmetalled Hoads maintained in the Public Works Department, Uajputana, in the year 1915-16. 
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oa 

W 

s 

ft 

■aq 

P5 

CO 

Furlongs 1st to 4 th of 

1 st mile arc maintained by 
the Military Department, 
Nasirabad. 

Do. do. 

The 1st (wo miles arc 
maintained by the Muni- 
cipality, Ajmer. 

Total length. 


^3 ooooo o o o o o 

M CD 

& O CO CO O CO 04 O 

• 04 t>- CD CD r-4 N t> fc— 

r-i r— S r~4 C» r-i 13 C4 O r— » 

088 8 0 LZ 


Length 
not 1 

maintained. 

O 

43 • - • • • • • ; j * 

- 


%4 * • • • < m » • • • 

W • • • • • • ■ • • « 

-r~ 0 • •• a a a a ■ 

i 


CO aaaaa a a a aa 

ri • • * • j • • • • ■ 

rst ,* 

; 


ft * 

I 

H 

3 

ft 

B 

a 

« 

Unmetalled. 

I 

o 

g : : : : : : : . : : 

0 


. o 

» • •• 

M * • • • f »• •• 

_r* • • a • a • a • « 

O 


to ■ • . a a a a QX •• 

^ • • a a a a a *** • • 

M • • • • a aa a# 

r^k 

N. 

O 


Metalled. 

115® 

ooooo o o *oo 

-4* : CD 

* .. : ' w 

O 

cc 

3D 


O O O O CD 0>0 ©4 

M 

1ft 

. 01 t- C3 so i-. c~ t— m 

r-< r-t Ot r-> O Ci r-l 
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IMPERIAL ROADS. 
Ajmer District. 

1 Ajmer- Jaipur Road, 1 to 12 

miles. 

2 Ajmer- Jaipur Road, 13 to 

29} miles. 

3 Ajmcr-Ecawar Road (Kharwa 

section) . 

4 Ajmer-Nasirabad Road 

5 Nasirabad Circular Road ... 
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7 Nasirabad-Neomuch Road 

(British Territory) . 

8 Nasirabad-Neomuch Road 

■ (Udaipur Territory) . 

9 Nasirabad-Mangliawas Road 

10 Ajmer-Pushkar Road 

W 

fr 

Total, Imperial Roads 





















11 


a x .i 
C - O.z a 
v”ij s = 

J sT * = ^ 

g if : 2 

.a 5 •== 

|„2 '3 l a 
cs *5 S •= r >, 
rt :<.: >.*= 
j 1 2 ;;- 


^ ? * 

||| f J 


C «~t 

S 5 

T-’-l £ 

r.» s 




O *; 

p 

t: -go 

= «_ 11 <5 

«— c g . 

, „., w •«— 

'g SiJ .i -* 

^ 

D — K* "- 1 • — < 

— — r-. 


• I* *2 1 ^ 


c r - r- 

d ,~ 

cs — ' d / 

sS t “c P 

£ 5r~ -P 

t ^ if g 

C ^ c S 

C, -* c *3 

ESfetg 
| *-£«=£ 


S -“ d 
o g*" 

A u 
% cf S q 

*g pj}^ 

°1 S. 

*-p p. i 
w 03 » M 
•- 1 

■S’ ** _, e> 

ns? 

op 

EH 


C? 


© o 


cc 


rvl CO 


o o o o 


o © © © 


CO 03 CO 
CM i — I 


o 

CO 

CO 

CO 


o 

CO 


o 

o 


-r O 


O ' © 


o *r 


o o 


CO X 


X 


CD O 

cq • 


03 

CD 


CO 

CO 


© 

CO 

CO 


Ui 


© rf< 


CO 


CO 

r— I 

(M 



Z1 

I 

3. 


© o 

o 


O 

-2 

iD 

a 

3 

: : 

• rt 

. > r A 

x d 

5 

o’ 

*-• 


c? g 


• P4 

s 

s 

o 

' 



• *-« 
d 


s 

r-j 

-A* 

CI 


*5 -S 
£ S 


■ 

-*J 

o 

1 — * 

a 

-+-» 

© 

TL 

■5 S 


# 

Ph 

H 

^d 

a - 3 


C( 



e l tb 



r-H 

^ aa 



CO 

•» 

S-S 

K 

aA 

cH 

rt 

to 

rt 

c 

• H 

5-* 

CQ 

cT 

u 

< 

rt 

£0 

1 

S 


Tilornia 

furlon 

Masuda 

gate. 

d 

1 ° 

.5 

*S 

CO 

ff 

CO 

I 

P3 

4*09 
ns , — i 

to 

rt O 

S 

• p-4 

rt 

fi 

•i-» 

rd 

« 

Kekri 

Do. 

Junia 

Towards 


° «S « A 

. ^4 P4r2 

g* *s a 

O m -ii _ 

'S a c <» 
<S^ c 
rfS .Sj 

J.1 s s 

^ <5 Ph .£ rS 


r-i O 

rt . « 
q<£*~ 

— ■ "3 ~ 

o S O 33 

a -% 

«* ►»§» 
y S & a 

S o 
»4 S tL -3 

o 3 CD e3 

6 0 0 -+= 
, rtCQ 

< s 


>►> 

e 

I* 

•H 

cS 

« 

58 ! 
£.! 
S ■* 

Si 


g o 

? s 


"o‘j7 
o <; 

m“ S rd 

POrt 

M M 

! rt r2 
J >. rt ?3 

3 H ^ 

1 cj § g 
U«B„ 

w f? 


ri cq 

O CD 

c 


c f 
a > « 

a 

C f 

o 
+* , 


£ t • 

^ o ^ 

S o — 
04 O 

•n S’— 
13 

« 00 
waU ? g ® 

p— ?/Ort c« p 

^ ctlJ g a « d 

■- s'S.s 


„ a 

£ Cl 

g -a m 

3 KCO 

^ >aJ 

S'o a - 
•rz c 

- rt a , 

s r^« 


IM O ’H?3 

rtHSOl 




w 


o 

n3 


o 

A 


. » .43 

: : : « 

o 

S 

a 

o 

"S . 

rl 

: : : 3 
£ .' '£ « 
s rs ° § 

•a g-^ op 

Pcota! A 


CD 

no 

93 

O 

Ph 

TJ 

d 

d 

P^i 


CQ 

O 

<s 

o 

O 

& 

& 


P3 

H 

CO 





k 


• 

• 



* 

• 

* 

4-3 


*"d 


u 

u 

4-1 

rt 

O 

(d 

ci 

o 

pq 

-d 

rt 

o 

(/) 

■ 04 


t- 

P=4 

D 

rt 
t »«* 

rt 

fcl) 

c: 

J3 

rt 

»4» 

U. 

o 

*co 

ci 

e 

A 

CQ 


<* 

rt 

|L 

o 

Ai 

O 


»t3 

g 

P=J 

d 

Ci 

fcc 


PM 


to 

c 

ci 


=3 

O 

.s 

'd 

* 

£ 

C5 

s 


pq 


ci 

0 
« 

r5 

1 

ci 

V-H 

r=; 

a 

M 


nd 

§ 

« 

t- 

ci 

to 

rt 

# n 

*G 

02 

i 

a 

ci 


ci 

55 


H 

o 

PCS 

f- 

ci 

CO 

s 

c; 

P=S 


ci 

O 


«2 

na 


rt 
k— « 

r= i 
d 

rH S 

^ d 

Ci r -Jrt 

.d nd 

co c 

rt 

cq 


£ 


’’d 

ci 

o 


rt 

# c 

IS 

P 

i 

2 

rt 


G 

rt 

W 

0 

01 


na 

rt 

c 


nr ^ o 

rt d 

r? © 


§ s 

pq co 


IH « 80^ 
CM CM tM Oi 


-2 53 
^ d 
rt &» 

IJ 

l 5 ? 


WA 


ra 

a 

e3 


o 

a. 


rt 

43 

£ 


rt -g 

5 a ' 

EH ^rj 




















12 




13 


c 

g 

o 

o 

s 


•2-a'w 
►sj .23 

° 

8 -£l P 
H o o 

.52 a*E 

^ C.s 
**“ p a 

<w K O 
o o ° 


.s °JS> C§ 

13 Wert ffl 


e> 

o 

eg 

u 

p 

M 


O >s CD 

•-3 ^!h 0 
m 0 2 
5 °' e) 


a 

Ad 

_ o 
je 43 
6j) m 
ci ° 

§ p< 

'S'S 
_ s f l 

03 -4-3 

o 

s a 

•~,a 

43 




o 

o 

-r4 

CO 

CO 

o 

CO 

lO 

o 

CD 

r4 

o 

CO 

XO 

XO 

2>- 

02 

o 

o 

369 

o 

02 

CO 

o 

o 

02 

rH 

>5t 

02 

rH 

iO 

o 

i>- 

o 

id 

H 

02 

o 

r— i 

CO 

*-* 

o 

o 


CO 

to 

02 

a 

02 



H 

o 

f—i 

CO 


o 

2^ 


CO 







r-H 


r4 



rH 



XO 














rH 

co 

o 

o 

o 

• 

o 

o 

• 

o 

O 

o 

o 

• 

• 

os 

OS 


'TT 4 

r}i 

• 

o 

CO 

• 



CO 

02 

» 

• 

O 

o 


CO 

CO 


— • 

»o 




CO 

CO 



Tf* 


lO 

co 

i> 

. * 

iO 

»-4 

• 

o 


CO 


m 

BM ■ 

B 

mm 




* 







M 

H 

m. 

M 

H 

xO 

02 

o 

- 

CO 

02 

• " 

o’ 

rH 

co 


. 

• 

CO 

ni 




• 



• 


r4 



• 

• 

XO 


— ~~ — — 

* 

.* 

o 


’ V*"»o 

; 


. 

• 

o 

o 

xO 

xO 

« 

• 

m 

CO 

• 

» 


• 

• 

• 

• 



l> 





\o 



02 







CO 

CO 

- 

• 

• 

• 

o 

• 

; 

02 

l 

; 

. 

: 

o 

O 

02 

'S 

• 

“ 

■ 


• 



■ 


* 

* 





. 

- 

• 

02 

• 

. 

r-4 

; ’ 

• 

. 


05 

»>* 

00 

OO 

• 

• 

« 


4 

• 

r-t 

• 

• 

• 

• 



CO 

o 















Ol 








• 

• 








• 

• 

* 



• 

• 

• 

• 

• 





• 

" 

• 

* 



4 

# 

• 


* 

• 

• 

• 




• 

m 

m 

. 




. 



• 



: 

* 

• 

« 

: 

• 

• 

S 

* 

’ 

: 

: 

: 

: 

: 


• 

. 

• 

• ' 

• 

j : 

. 

. 

, 

• 

. 

• 

• 

• 

rH 

- 

# 

* 

• 

• 


# 

* 

• 

• 

• 

• 

• 

• 

OS 


_ _ 


_ 













V 5 


02 lO 


q> 


•n 


^ c* r§ « 


I_j -**! 

, H 
c3 rt 


£ 0 


«• S 
£c ~ 
o co 

.2 * 
t: « 


3 1 j 


C3 g 

• r— H 


»- = 
*J5 


e 5 *2 .2 


eS «2 
£ 

02 X 


6fi» 
c ” 
o ^ 

a -g 

*W ’H 


» 43 
66-* 
c > 

42 S 
a & 

*3 g 


O pq 


-P 

■43 

10 

cS 

p° 

Be 

P 

ffl 


„ •« CS 

m fe O 

,3 PS 

S Sg 
« tp^eq 

_ O 

di: erg 

**a* 


p° 
p g 


JJ 43 .p* 

e*-t 43 c3 a 
g 43 CO 

CD CM JQ *P - 

-o o *.« 5 

« -f Pa S 1 ? 

m n a o „ 

g " arB ' 5 ('fc » 
fcofe c S C 5 a 

«§Ko‘ H ^pja 

r-l r2 S J3 p . H Jfl 


PS 


lO 43-J 
n O 

8«8 g 

rp-? ffl 

sg a 

6 c 2 fcoso 

P C i-H 
O £ o „ 

ts p w g 

p« 3 

3 M 


•8 : 

*s s 

o re 

S S 

,l> 

fcD<= 
C ,•* 

ffl-g 
p § 

«M g 

Pi 


f 

fcn 

d 

£ 


o 

02 

tb 

0 

o 

*T3 

«S 

oo 


*4 

»H 

0 

CS 

p 


o 

02 

co 

fcS) 

o 

o 

?-* 

«s 

iO 

tf. 


.. 

fe a> fe 

Scg § 
a 

P P 


w O V 
*4 

cro*2 

IS* 

w »-d o 
H qrS 

a 

60 tPI 

gj s 

o 3 b te 
o S 5 
u-< S^ei-i cS , 
& 0} 
z; pq 


to 

C! 

O 

«s 


i • 

«E 

. 

^ 43 

j? 8 

■ 5 «« 
P o 

_ o 

M 03 


fc*JJ eS 43 a tD 

s b g a 


S*" Sl- 


ot 

pq 


PS 


»4 

•8 


a 

"ef* 

CO . 

^ bn 

a 5 

M 

PS 


o 

n 


tn . to 
ct 43 at 
P yP 
»»»< o *2 

a^ a 
00 ® 00 
-03 - 

^ s 

p fcc'p 

5 P S 

m ool 

1 'p ^ 

a 


cS 

p- 


43 03 

O cj 

.oj rp 

^ a 

° 

•o oo 

iO rH 
6XlJ 


P* 
S' 

PS PS 


to 

n 


P 

PS 


03 

CQ 

d 

O 

cS 

1 

: P 

CO 

: r ZS 

eo 

a 

0 

s 

P 

«■■■« 

is 

pq 

'h 


rtf. 

c3 

O 

PS 

(S 


% 

rt 

n 

C3 


c3 

rt 

O 

PS 

P 

b 

S 


I 

o 

p 


«XJ 

ci 

o 

P 5 


c3 

43 

♦H 

0 

v a 
t-< 

-<3 

1 

o 

P 


02 02 


r3 

ci 

O 

P 

0 

CS 

o 

p 

& 

hD 

C3 

fl 

c3 

& 

02 

02 


*d 

a 

0 

P 

(4 

1 
I 

PS 

I 

*4 

eS 

I 

o 


*d 

g 

pc? 

*d 

^es 

'rt 

P 

-s 

I 

o 


P* P 


co 

02 


T* 

02 


° >: 
^ cS 

P 

'S-s 

O ta- 

PS” 


J’S 

"3 0 

W.2 

'4-8 

1 p 

C3 Ha 

02 ^ 

P 

,02 


»d 

rt 

o 

M 

cS 


a 

P 

t 

• r-t 
< 
a 
3 
PS 

«D 

<n 


Ti 

ei 

PS 

60 

4(3 


-I 

ffl 

t- 

«2 


•d 

cS 

o 

P 

ri 

•43 

M 

O 

H 

d 

0 

o 

02 

on 

02 


d 

0 

o 

rt 

c5 

*4 

•43 

O 

w 

A 

d 

s 

02 

os 

02 


d 

rt 

o 

« 


I 

P 

rt 

d 

0 

eo 

c3 

i 

P 

o 

CO 


u 

rt 

Vf 

rt 

P 


d 

ci 

fS 

1 

fiJD 

d 

« 

i 

ffl 


03 


fi 

•Pf 

§ 


P 

P4 


ffl 


£ 


43 

o 

E-i 

-r) 

P 

2 

CD 































14 


APPENDIX B. 

Statement of Expenditure on Public Works in Rajputana, for the year 19 1 5- 16. 



Expekditube. 


Actuals. Estimate. Estimato. Actuals - 


IMPERIAL. 

88— FAMINE RELIEF WORKS IN 
CHARGE OF P.W.D. 

Irrigation TTorks. 


Tanks in Ajmer Sub-Collectorate 
,, Beawar 


Todgrarh 


... 'j 

L 3° i 

::: j 


Total, Irrigation 


Civil Works. 

Original Works 
Repairs ... 

Establishment 
Tools and Plant 

Miscellaneous Public Improvements 

Total, Civil Works 


Gratuitous Belief. 
Given in Government Institutions 

Total, Famine Belief 


35— CONSTRUCTION OF PROTECTIVE 
IRRIGATION WORKS. 

Works for t vbioh Capital and Bevenue 

ACCOUNTS ARE NOT KEPT. 

Surveys and Investigations 

48— IRRIGATION, MINOR WORKS 
AND NAVIGATION. 

WORKS FOR WEIGH CAPITAL AND REVENUE 
ACCOUNTS ARE KEPT. 

Capital Outlay. 

Tanks in -Ajmer Sub-Collectorate 
„ Beawar „ 

„ Todgarh ,, 


Deduct — Expenditure in England ... ... 

Carried over, Minor Works & Navigation * 178 



6,700 5,848 „ 
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Appendix B. — ( Contd .) 





EXPENDITURE. 


Fund and Finance Heads. 



1916-16. 

■ 

1914-16. 

• 


‘Actuals. 

Revised 

Estimates. 

Budget 

Estimate. 

Actuals. 

IMPERIAL — {Contd.) 


Rs. 

Rs. 

Rs. 

Rs. 

Brought forward. Minor Works & Navigation 

178 

... 

6,700 

5,343 

IIevexue and Working Expenses. 






Tanks in Ajmer Sub-Collectorate 


30,221 



22,169 

„ Eeawar „ 

Todgarh „ 

• • • 

17,448 

Wat 

80,250 

6,688 

... 


HIB1 


11,184 

Total 

... 

05,556 

53,100 

92,000 

40,041 

Works for weigh Capital and Revenue 





Accounts are not kept. 






Survey and Experimental Works 

• • • 

922 

900 

1,300 

947 

Total, Minor Works and Navigation 

• • • 

60,056 

54,000 

1,00,000 

46,331 

47— MILITARY WORKS. 




■whHBHH 


Original Works 

• • • 

2,721 

3,000 


2,880 

Repairs 

• • • 

• 11,998 

12,000 


15,422 

Establishment 

• • • 

4,704 

6,23S 


4,210 

Tools and Plant 

• M 

206 

42 


209 

Suspense 

• • ■ 

• • • 



... 

Barrack Department 

• • • 

- 8,658 

3,300 

8,800 

4,859 

Total 

« • • 

23,287 

24,580 

24,580 

27,030 

Deduct — Expenditure in England 

• • • 

• • • 

... 

... 


Total, Military Works 

... 

28,287 

24,580 

24,580 

27,030 

46— CIVIL WORKS. 

Original W orks 


1,11,529 

1,11,000 

2,78,000 

2,14,167 

Repairs 


1,78,929 

1,7S,000 

1,70,000 

1,94,256 

Establishment 


1,16,591 

1,17,987 

1,21,438 

97,905 

Tools and Plant 


12,467 

10,013 

3,562 

6,329 . 

Suspense 

Ml 

18,285 

... 

... 

222 - 

Total 

\ 

• • « 

4,37,751 

4,17,000 

5,73,000 

5,12,879 

Deduct — Expenditure in England 

• • • 

37,152 

... 

• • • 

70,835 

Total, Civil Works 

• • • 

4,00,599 

4,17,000 

5,73,000 

4,42,044 

Total, IMPERIAL (India) 

»«• 

5,27,623 

. 5,21,580 

7,05,580 

5,32,100 • 
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Appendix B .—(Concld.) 





Expenditure: 


Fund and Einanco Heads. 



1916-16. 


j 1914-15. 


* 

Actuals. 

Bevised 

Estimate. 

Budget'* 

Estimate. 

Actuals. 

LOCAL FUNDS. 


Rs. 

Rs. 

Rs. 

Rs. . 

CIVIL "WORKS. 

Original Works 

Repairs 


4,615 

8,313 


477 

• • • 

28,910 

25,422 i 

17,671 

16,798 

Establishment 

• • • 

0,132 

7,759 

4,0G4 

3*714 

Tools and Plant 

• • * 

428 

506 

265 

259 

Total, LOCAL FUNDS 

a • • 

35,085 

42,000 

22,000 

21,248 

CONTRIBUTIONS. 

MILITARY WORKS. 

Original Works 

• • • 

12,216 


2,000 

1,006 

Repairs 

• • • 

• •• 


• •• 

s •• 

Establishment 

• • • 

• • • 


• • • 

• •• 

Tools and Plant ... ... 

• • • 

... 


... 

• •• 

Total, Military Works 

• • • 

12,216. 

9,900 

2,000 

1,006 

CIVIL WORKS. 

Original Works 

• • • 

1,34,224 

• • • 

• • • 

2,47,713 

Repairs 

*• • 

35,728 

• « • 


15,170 

Establishment ... ..." 

• • • 

—3,555 j 

• • • 

••• « 

29,091 

Tools and Plant 

• • • 

549 I 

• • • 

... 

2,915 

Total, Civil Works 

• • • 

1,66,946 

• • • 

*•» 

2,94,889 

Total, CONTBIBUIIONS 

*»« 

1,79,162 

• •• 

• •• 

2,95,895 

TAKAVI ADVANCES. 

(IRRIGATION WORKS.) 

Works and Repairs 

■ 




* •• 

Establishment 



• ■ • 

• • • 

* • » 

Tools and Plant 

• • • 

... 

t •• 

• • • 

• • • 

Total, TAKAVI ADVANCES 


a •• 

• •• 


• •• 


BAP Abu 462 PYTD-60— 11-16 


-19334 


























